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SECRET 

PAGE 01 MOSCOW 12434 021254Z 
ACTION SY-05 


Message Text 


INFO OCT-01 EUR- 1 2 NEA-11 ISO-OO SYE-00 SSO-OO /029 W 

049529 021257Z/47 

O021246Z JUN78 
FM AMEMBASSY MOSCOW 
TO SECSTATE WASHDC IMMEDIATE 2490 
AMEMBASSY TEHRAN IMMEDIATE 


SECRET MOSCOW 12434 


STATE FOR OIC/NSU/SY 

TEHRAN FOR RESIDENT SEABEE CHILLERS 


E.O. 11652: GDS 
TAGS: ASEC, NSU 
SUBJECT: DAO PROJECT 


1 . SOME DELAY IS EXPECTED DUE TO WORK SCHEDULING 
PROBLEMS AND NECESSITY TO CONSTRUCT A SECURITY PARTITION 
IN THE ATTIC. PARTITION MUST BE INSTALLED BEFORE STEEL 
CAN BE PUT IN PLACE ON 10TH FLOOR. IN ADDITION. SOME 
MATERIALS FOR PROJECT HAVE NOT ARRIVED ON SITE BUT ARE 
EXPECTED MOMENTARILY. 


2. PROJECT SEABEE TEAM CAN ACCOMPLISH THIS WORK. FOUR 
MEN FROM DAO PRESENTLY ON JOB SITE WORKING WITH TEAM. 


3. RECONSTRUCTION SEABEE TEAM DOES NOT HAVE MANPOWER 
AT THIS TIME TO CONSTRUCT PARTITION BECAUSE OF COMMIT- 
MENTS ON 10TH FLOOR. 


4. SW1 CHILLERS SHOULD NOT PROCEED TO MOSCOW UNTIL 
ADVISED. EARLIEST HE WILL BE REQUIRED ON POST IS 30 
JUNE. WILL KEEP ALL ADDRESSEES INFORMED. 


5. FOR OIC/NSU. PER TELECON WITH AOIC/NSU WHO IS 
SECRET 


SECRET 


PAGE 02 MOSCOW 12434 021254Z 


CURRENTLY IN BONN, DECISION WAS MADE THAT NUGENT SHOULD 
REPORT AS SCHEDULED. NUGENT SCHEDULED TO ARRIVE MOSCOW 
JUNE 3. MATLOCK 
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